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Building Planning Staff Preparatory Planning 


Langley Headquarters Site expanded to include BPR land. 
Use Plan enlarged for Langley Headquarters Site, including some BPR land. 


Master Plan; buildings, parking, surface transportation net, and land- 
scaping. 


Site Development Plan; soil borings, utilities systems, escavations, 
elevations, expansion of water, power, A/C and sewage capabilities, 
exterior lighting, fencing and other security devices, connecting 
passageways, etc. 


Work Scope and Sequence; preparation for A&E. 
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